Delivery  Order  Information 


Recommended  Contractor 

EQM,  Inc. 

Task  Order  Number 

1201-9019 

Subtask  Number 

11 

Date  of  Order 

August  10,  2015 

Time  of  Initial  Order 

Sunday,  08/09/2015 

OSC 

Robert  Wise,  562-889-2572 

Date  and  Time  Contractor  Required  on 
Site 

August  11, 2015 

Required  Work  Completion  Date 

October  31, 2015 

Site  Name 

Gold  King  Mine  R9  ER 

Response  Location 

Navajo  Nation 

SSID 

09ZZ 

Subtask  Ceiling  and  Funding  Amount 

$ 75,000 

Statement  of  Work:  (The  contractor  shall  furnish  necessary  paperwork,  materials,  services, 
facilities,  and  otherwise  do  all  things  necessary  for,  or  incident  to,  the  performance  of  the  work 
set  forth  below:) 

Activities  authorized  in  this  subtask  order  include,  but  are  not  limited  to  the  following: 

• Provide  RM  to  perform  Logistics  Section  Chief  duties  for  the  incident 

• Provide  PAS(s)  to  assist  in  Logistics 

• Provide  Water  Replacement  Services  to  Navajo  Nation  as  directed  by  the  EPA  OSC. 

• Provide  daily  1900-55  and  CERCLA  Daily  Work  Orders 

• Provide  boats  and  support  for  river  sampling 

• Provide  other  technical  support  as  directed  by  the  EPA  OSC 
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